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UNCLASSIFIED 
PAGE 01 STATE 167005 
16 

ORIGIN FBO-01 

INFO OCT-01 NEA-09 ISO-OO A-01 M-02 /014 R 

DRAFTED BY A/FBO:EEB ALLARD: JAP 
APPROVED BY A/FBO:OCRALSTON 

058450 

R 312248Z JUL 74 
FM SECSTATE WASHDC 
TO AMCONSUL CALCUTTA 
INFO AMEMBASSY NEW DELHI 
AMEMBASSY KATHMANDU 

UNCLAS STATE 167005 

E.O. 11652: N/A 

SUBJECT:CONSTRUCTION KATHMANDU OB, PROPERTY NO. 06460 
REF: CALCUTTA OM 7/9/74 

1. SUBSTITUTION OF 60 HP VS 50 HP MOTORS ON CONDENSING 
UNITS AUTHORIZED AT NO CHANGE IN PRICE AND NO TIME EXTEN- 
SION. 

2. MOTOR STARTERS MUST BE COMPATIBLE WITH NEW MOTOR SIZE. 

3. FEEDER AND BRANCH WIRING AND PROTECTIVE DEVICES MUST ALL 
BE SUITABLE FOR NEW MOTOR SIZE. KISSINGER 
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Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974STATE1 67005 

Document Source: CORE 

Document Unique ID: 00 

Drafter: EEBALLARD:JAP 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740209-0387 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1974071/aaaaaane.tel 

Line Count: 42 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: CALCUTTA OM 7/9/74 
Review Action: RELEASED, APPROVED 
Review Authority: boyleja 
Review Comment: n/a 
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